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Message Text 


UNCLASSIFIED 

PAGE 01 JAKART 16239 160921Z 
ACTION EA-09 

INFO OCT-01 EB-07 ISO-OO /017 W 

025000/21 

R 160830Z DEC 76 
FM AMEMBASSY JAKARTA 
TO USDOC WASHDC 
AMEMBASSY SINGAPORE 
INFO SECSTATE WASHDC 8281 
AMEMBASSY MANILA 
AMCONSUL HONGKONG 
AMCONSUL SURABAYA 
AMCONSUL MEDAN 

UNCLAS JAKARTA 16239 

EO 11652: NA 
TAGS: BTIO ID 

SUB J : FOREIGN GOVERNMENT TENDER 

1. 560/0 1/T006 
2. 121676 

3. ROSOENOTO 

4. 560 INDONESIA 

5. N - PROYEK IRIGASI JATILUHUR (JATILUHUR IRRIGATION PROJECT) 

6. A. WRITE TO - 

B. - 

C. PROYEK IRIGASI JATILUHUR, PERUSAHAAN UMUM OTORITA JATILUHUR, 
JALAN PATTIMURA 20/7, KEBAYORAN BARU, JAKARTA SELATAN, INDONESI 

A. 

7. - 

8.013177 

9.201 

10. JAKARTA DAILY "KOMPAS" OF DECEMBER 15 CARRIED ANNOUNCEMENT 
THAT GOI JATILUHUR IRRIGATION PROJECT, PERUSAHAAN UMUM OTO- 
RITA JATILUHUR, HAS RECEIVED A LOAN FROM IDA TOWARD THE COST 
OF JATILUHUR IRRIGATION EXTENSION PROJECT IN KABUPATEN BEKASI 
(BEKASI REGENCY), WEST JAVA, UNDER DEVELOPMENT CREDIT AGREE- 
MENT NO. 514 IND. IMPLEMENTATION OF PROJECT WILL BE DIVIDED 
INTO FOUR MAIN CONTRACTS. THE FIRST CONTRACT HAS BEEN 
TENDERED. INVITATION TO BID FOR THE SECOND AND THIRD CON 
TRACT WILLBE ISSUED IN PARALLEL ON OR ABOUT BEGINNING OF 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 JAKART 16239 160921Z 

MARCH 1977, AND IT IS INTENDED THAT THIS CREDIT WILL BE 
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APPLIED TO PAYMENTS UNDER THE SECOND AND THIRD CONTRACT 
FOR WHICH THIS CALL FOR PREQUALIFICATION IS ISSUED. 

1 1 . EACH CONTRACT WILL INCLUDE THE FOLLOWING: 

CONTRACT NO. 

II III 

A. SECONDARY IRRIGATION CANALS 54 KM 140 KM 

B. TERTIARY IRRIGATION AND DRAINAGE CANALS 92 KM 238 KM 

C. SECONDARY DRAINS 65 KM 125 KM 

D. RELATED CANAL STRUCTURES 980 NOS 1 .500 NOS 

E. FLOOD DIVERSION CHANNEL 25 KM - 

F. REHABILITATION OF RIVER EMBANKMENT 10 KM 40 KM 

G. KABUPATEN AND INSPECTION ROADS ALONG 

CANALS INCLUDING RELATED STRUCTURES 70 KM 173 KM 

H. DREDGING WORK 25 KM 12 KM 

THE SECOND AND THIRD CONTRACT, EACH ARE FOUR- YEAR CONTRACTS, 
WILL BE PERFORMED LASTING FROM ABOUT AUGUST, 1977 TO OCTOBER 
1980. 

12. CONTRACTING FIRMS OR CO-PARTNERSHIPS BELONGING TO MEMBER 
COUNTRIES OF THE WORLD BANK AND SWITZERLAND DESIRING TO BE 
CONSIDERED FOR PREQUALIFICATION WITH RESPECT TO THIS SECOND 
AND THIRD CONTRACT MUST HAVE EXPERIENCE OF THE IRRIGATION 
CONSTRUCTION AND DRAINAGE SYSTEMS INCLUDING ROAD NETWORKS, 
ARE INVITED TO SUBMIT ONE APPLICATION WHICH WILL BE VALID 

FOR BOTH CONTRACTS. 

13. THE QUESTIONNAIRE CAN BE OBTAINED DAILY FROM 09.00 A.M. TO 
14.00 P.M. AND MAY ALSO BE SECURED BY MAIL UPON WRITTEN 
REQUEST TO SAME ADDRESS MENTIONED ITEM SIX ABOVE. 

14. CONTRACTING FIRMS ALREADY PREQUALIFIED LAST YEAR BY PERUM 
OTORITA IATILUHUR WISHING TO BE CONSIDERED FOR PREQUALIFI- 
CATION OF ABOVE CONTRACTS WILL BE OBLIGED TO SUBMIT A NEW 
APPLICATION. APPLICATION FOR PREQUALIFICATION MUST BE SUB- 
MITTED IN FIVE COPIES NOT LATER THAN JANUARY 31, 1977 AT 

SAME ADDRESS LISTED ITEM SIX ABOVE. 

NEWSOM 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 16 DEC 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976JAKART16239 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760463-0026 
From: JAKARTA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19761238/aaaabgfw.tel 

Line Count: 95 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EA 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: schwenja 
Review Comment: n/a 
Review Content Flags: 

Review Date: 22 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <22 JUN 2004 by hattaycs>; APPROVED <25 AUG 2004 by schwenja> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER 

TAGS: BTIO, ID 

To: COM SINGAPORE 

Type: TE 
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